Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Text 

CONFIDENTIAL 

PAGE 01 MOSCOW 11647 111619Z 
ACTION SY-05 

INFO OCT-01 EUR- 1 2 ISO-OO /018W 

097936 120213Z/64 

R 111455Z AUG 77 
FM AMEMBASSY MOSCOW 
TO AMCONSUL FRANKFURT 
INFO SECSTATE WASHDC 891 

CONFIDENTIAL MOSCOW 1 1647 

E. O. 11652: GDS 
TAGS: ASEC 

SUBJECT: EXPANSION OF MOSCOW CHANCERY 

1 . POST INTENDS TO EXPAND THE CHANCERY BY TURNING THE 
SEVENTH (TOP) FLOOR OF THE SOUTH WING INTO OFFICES. 

2. LOCAL LABOR (UNDER SUPERVISION AND SURVEILLANCE) WILL ERECT A 
SECURITY/SMOKE WALL TO SEAL OFF THE SOUTH WING STAIRS AT THE SIXTH 
FLOOR. 

3. NSU TEAMS WILL BE NEEDED FOR OPENING OF WALL INTO PRESENT 
CHANCERY AND DEMO WORK. SECURITY WALL AND DEAD SPACE WILL ALSO 
BE CONSTRUCTED ALONG WEST WALL. FRANKFURT WILL BE KEPT ADVISED 
OF POST'S PLANS TO ALLOW FOR TIMELY PLANNING. 

4. FIRST PHASE OF PROJECT WILL ENTAIL REMOVAL AND INSPECTION OF 
ALL RADIATORS IN THE AREA. SOONEST THIS PHASE COULD COMMENCE IS 
EARLY NOVEMBER DUE TO SEVERE SHORTAGE OF HOUSING. TWO MEN WILL BE 
NEEDED FOR A PERIOD OF 14 DAYS. 

5. CONCURRENT WITH THIS INSPECTION SHOULD BE REPAIR AND CLEANING 
OF ALL RADIATORS ON THE TENTH FLOOR. SEVERAL BLOCKAGES OCCURRED 
LAST YEAR DURING THE PEAK OF THE HEATING SEASON AND CLEANING PRIOR 
TO PEAK OF THIS YEARS SEASON IS NEEDED. TWO MEN FOR A PERIOD OF 

14 DAYS ARE NEEDED FOR THIS PROJECT. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 MOSCOW 11647 111619Z 


6. PLEASE ADVISE AVAILABILITY OF TWO MAN TEAM DURING THE 
MONTH OF NOVEMBER. 

7. ALTERNATE PLAN WOULD BE TO DELAY RADIATOR INSPECTION TO LATE 
NEXT SPRING BEFORE COMMENCEMENT OF FINISH WORK. TENTH FLOOR 
RADIATORS WOULD BE REPAIRED ON AN AS NEEDED BASIS. 
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8. NOVEMBER DATE TO START SUBJECT TO AVAILABILITY OF 
EXPECTED HOUSING. 

TOON 


CONFIDENTIAL 


NNN 
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